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Honorable John E. Carr, Diy 
State Department of Finance 
State Capitol 

Sacramento, California 
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Pursuant to inetructions from Senator Paul L. Byrne, Chairman of the 
Senate Fact Finding Committee on Agriculture, this is to inform you that 7 
the. Committee met on the dates indicated at the following State institutions 
riew° appropriations for or outlay items appearing in the 1960-61 
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Dear Mr. Carr; 




















pe for agricultural activities at the various State institutions] 
Wednesday, April 20, 1960, 1:00 p.m. --Correctional Training Faci- 
lity at Soledad. While here the Committee also took action on three items 
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relating to the Deuel Vocational institution at Tracy 


Thursday, April 21, 1960, 9:00 a.m. --San Luis ObispoC ampus, Cali- 


fornia State Folytechnic College While here the Committee also took 
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action on three items relating to Fresno State College. 





Thursday, April 21, i960, 4:00 p.m. --Camarillo State Hospital. 
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While here the Committee also tock action on one item relating t to Agnews 
State Hospital, and one item relating to Patton State Hospital 


Friday, April 22, 1960, 10:00 a. m.- -Ke log g Campus Cali fornia 
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state Poly technic College 
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Fy ay April 224, YOU, 2:00 p.m -Caimlfornia institu tion for Mer 
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May i2, 1960 


Honorable John E. Carr 


Participating in the series of meetings were the following members of 
the Committee: Senators Paul-L. Byrne, J. William Beard, Alan A. 
Erhart, Virgil O'Sullivan, Joseph A. Rattigan, Waverly Jack Slattery, and 
Walter W. Stiern. Officials of the Department of Finance, Education, 
Mental Hygiene, Corrections, and the office of the Legislative Analyst 


were also in attendance. 


The Committee, functioning pursuant to the provisions of Senate Reso- 
lution No. 135 of the 1959 Session of the Legislature, approved structures 
and facilities for agricultural activities appearing in the 1960-61 Budget. 
as per the attached report for the following institutions: 


De partment of Corrections 


Correctional Training Facility at Soledad 
Deuel Vocational Institution 
California Institution for Men at Chino 


Department of Education 
California State Polytechnic College--San Luis Obispo Campus 


Fresno State College 
California State Polytechnic College--Kellogg-Voorhis Campus 


Department of Mental Hygiene 


Camarillo State Hospital 
Patton State Hospital 
Agnews State Hospital 


Also included in this report are five statements on items relating to 
the California State Folytechnic College which have been of continuing 
interest to both College officials and to the Committee. 


| Respectfully submitted, 


Paul K. Huff 


PKH:hg 
Report attached 
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Department of Corrections 


Correctional Training Facility at Soledad 
Devel Vocational Institution 
California Institution for Men at Ghino 


Department of Education 
Fresno State College 


California State Polytechnic College--San Luis Obispo 
California State Polytechnic College--Kellogg-Voorhis 


Department of Mental Hygiene: 


Agnews State Hospital 
Camarillo State Hospital 
Patton State Hospital 
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DEPARTMENT OF CORRECTIONS 










CORRECTIONAL TRAINING FACILITY AT SOLEDAD 
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1. Construct Addition to Dairy $80, 000 










This project is necessary to properly handle the present 
and proposed volume of milk for the Correctional Train- 
ing Facility at Soledad and Agnews State Hospital. Three 
deliveries a week are being made to Agnews now, but due 
to lack of storage space at the hospital, daily service is 
being requested. It is not economical to ship less than 
about 800 gals. for the 160-mile round trip 










it is planned that the Correctional Training Facility at Sole- 
dad will provide the full milk requirements for agnews 
State Hospital, estimated at approximately 900 gals per 

day. The only alternative is to cut back the dairy to just 
serve Soledad. This will make for a serious curtailment 

of the over-all farm operations and inmate training program. 








Cast Estimate: 


Re Ee 








. Remodel and enlarge creamery $48,600 
Addition to cold storage room 
(260 sq. ft.) 
Enlarge can washing and storage 
room (430 sq. ft. ) 
Replace lavatory {300 sq. ft. } 


Replace office (168 sq. ft.) 


















b. Install milk processing equipment $31,400 
(All equipment purchased installed} 
Plate cooler for raw mile $ 1,600 
Raw milk storage tank 

{1,000 gal. S.S.) 5, 400 
H.T.S.T. pasteurizer 10,500 
400 gph Homogenizer 5,200 
Sweet water cooling unit 7,000 
Misc. piping and pumps (SS) 1,200 
Convert vat pasteurizer to 

holding tank 500 


The Committee recommends approval of this item in the amount 
budgeted. 
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Correctional Training Facility at Soledad (Continued) 





2. Convert Boilers at Slaughterhouse and Dairy to Gas $ 9,006 











This conversion to a surplus natural gas with standby 
oil operation will result in fuel savings of at least 
$2,000 per vear at present rates of consumption. In 
addition there will be a saving in institutional fire- 
men time of from two to six hours per week in firing 
the boilers. The project includes installing 3,800 
feet of steel pipe and converting burners to gas. 


This project was approved in 1957-58, budgeted at 
$5,400, but was not started because the job could not be 
completed with the money allotted. This project will, 
insofar as possible, be accomplished using inmate labor. 


” 


The Committee recommends approval of this item in the amount 
budgeted. 


DEUEL VOCATIONAL INSTITUTION 
Construct Five Dairy Corrals $15,575 


ee ee 
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The transfer of cows from Stockton State Hospital 
when the farm operations were discontinued and the 
increase in herd numbers to provide milk for the 
main hospital needs, and the anticipated needs of the 
reception center soon to be completed, have necessi- 
tated this project. The herd has been maintained 
under very difficult circumstances during this last 
winter, even though it was a rather dry one. 


in order to add the corrals, a paved access lane 
must be provided to enable feeding, cleaning, and 
moving animals during winter months. 


The requested material is the minimum necessary 

to build one concrete water trough for each two cor- 
rais, a concrete and pipe manger, wood fences, and 

a 60' x 100' c- acrete slab at each manger. A shel- 
ter will be coustructed over each manger. This would 
feed arez, plus permanent fencing 


~ © 


provide water and 
of one pen which is presently enclosed in wire, and 


« 
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Deuel Vocationai Institution ‘Continued) 
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1. Construct Five Dairy Corrals (Continued) 
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for four additional pens which must be built to handle 
anticipated increase in cattle numbers. These pens 
will have to be built of some less desirable temporary 
material if this item is not allowed, since the cows 

will have to be placed in a pen of some sort. Good 
management dictates that a permanent pen of wood 

and concrete would be far cheaper and far more desir- 
able than a wire pen and wood feed racks which will have 
to be replaced every two years. The 60' x 100" slab 

is a minimum necessary to keep the cows from sink- 

ing up to their bellies in the manger area during the 
winter months. This type of construction has been 
previously recommended by this Committee. It is 
understood that inmate labor will be used to accomp- 
lish this project in its entirety. 



























Cost Estimate: 





a. Materials for lane $ 3,925 
217 cu. yds. of concrete 
11,700 sq. ft. 6"' x 6" reinforcing 
wire 
217 cu. yds. of pit run 
100 ft. 10" vitrified tile pipe 


b. Material for five corrals $12,250 
375 yds. of concrete 
13,450 bd. ft. of Douglas Fir 2'' x 8" 
7,000 bd. ft. of Douglas Fir 4" x 6" 
395 yds. of pit run 
20,000 sq. ft. of reinforcing wire 

(plain) 

745 ft. 2" ID galvanized pipe 
1,145 ft. 1 1/2" ID galvanized pipe 
100 pes. aluminum roofing 
100 ft. electrical conduit and lights 


c. Supervision $ 2,200 
d. Inmate pay 200 
$18,575 


Fences from Stockton State Hospital -3,000 
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Deuel Vocational Institution ‘Continued)} 





1. Construct Five Dairy Gorrals (Continued) 





The Committee recommends approval of this item as budgeted. 










2. Purchase and &rect Two Grain Tanks $2,730 






In 1957, 300,000 ibs. of home grown bulk barley 
became infested with weavils, which were brought 

in one grain delivered from an outside vendor. These 
weavils did an estimated $750 worth of damage before 
they could be brought under control. The present stor- 
age facility does not allow easy and thorough fumiga- 
tion, because it is a wooden bin which is neither rodent 
nor air tight. Consequently, an outside contractor had 
to come in and fumigate, using large pieces of plastic 
to cover the entire storage area. This cost the State 
another $100 for the fumigator's services. 














With the requested tanks, the bulk grain would be 
held separate from transient feeds, which come in 
from many sources, and would not be likely to become 
infested. However, if insects had to be treated, it 
could easily be done with these tight tanks with no loss. 



















It should also be pointed out that these tanks are rat 
proof, so an additional savings of approximately $100 
would be realized on that account. 


These tanks should relieve a serious congestion in 
the feed barn which now exists because the bulk bar- 
ley requires from 1/3 to 1/2 of the available space. 
This would result in more orderly warehousing and 
allow purchases in quantity when the prices are most 
favorable. This project will also be completed in 
its entirety by inmate labor. 


Cost Estimate: 


—- 
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a. 2 grain tanks {including base) $2,600 
b. Supervision 120 
c. Inmate pay $ 10 

$2, 730 


The Committee recommends approval of this item as budgeted. 









Honorable John E. Carr -5- May 12, 1960 


ae ee Ce HOO EOE HEE BEEBE HEE OREO BBE EE REE EERE OH REEAEHME BASE RAR ERA REDD EE OT 






‘Deuel Vocational Institution (Continued) 





3. Construct Farm Improvements $1,825 
{This project includes the following four items) 







a. Two Concrete Tractor Crossings 
Each 25' x 14! $324 






These two tractor crossings are 
requested to prevent destruction 

of the blacktopped institution roads 
where track-type tractors and imp- 
lements are required to cross. 

One crossing will be just south 

of the garage where tractors must 
cross to go between the garage and 
the farm equipment shed, The other 
crossing will be by the farm equip- 
ment shed where tractors must cross 
to till the 100 acres on the east side 
of the road. 


























Cost Estimate; 


Concrete 14 yds. @$13 $182 


Pit run 14 yds. @ $1.90 27 

Reinforcing steel 686' of 
1/2" @ , 08 55 
Supervision 50 
Inmate pay 10 
$324 


b. Extension of 25' to the Present 
Equipment Shed $630 


The grain combine acquired from 
Soledad last spring is two feet too 

tall to fit in the present equipment 
shed, which presents a serious 
storage problem. When this piece 

of equipment is left out in the rain, 
many pieces of woodwork aswell, 
warp, and become useless. This 
means a complete replacement of 
screens and bats each season, costing 
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Devel Vocational Institution {‘Continued) 
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3. Construct Farm Improvements (Continued) 
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$125 plus labor. The extension 
would prevent this loss, The design 
of this shed extension will be such 
that added height would allow for 

the proper storage of this machine. 


Cost Estimate: 

Lumber $275 
Roofing faluminum) 265 
Supervision 75 


inmate pay 15 
$630 


Cc. Tool Shed $471 
Farm storage apace is such that 
the only place that hand tools, boots, 
portable drinking fountains, and 
other crew essentials can be stored 
is at the tractor equipment shed. 
This makes it necessary for many 
inmates to be in and about the trac- 
ters and equipment. Cases of mali- 
cious damage occur periodically 
causing expensive repairs. Such 
damage to date has amounted to 
approximately $200, and potential 
damage to any one of the tractors 
igs many times the cost of this struc- 
ture. The structure requested would 
be located far enough away from the 
equipment so that only authorized 
drivers would be around the equip- 
ment and thus reduce the possibility 
of malicious damage. 


Cost Estimate: 
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Lumber $100 
1 door and 3 windows 30 
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Deuel Vocational Institution (Continued) 


3. Construct Farm improvements (Continued) 
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Roofing (aluminum) i150 
Flumbine and electrical 50 
Pit run 6 yds. @ $1.90 12 
Concrete 3 yds. @ $13 39 
Supervision 75 


Inmate pay 15 


$471 


Water Outlets by New Hay Shed $399 
uest is to provide two 
s by the new hay shed 
onstructed last yeai 
over 350 ft. away, 
is the closest water source. This 
is adequate for a fire truck, but 
highly insufficient for immediate 
use by untrained personnel, The 
net result of either a fire or great 
quantities of water on a hay stack 
is a complete loss of the hay. This 
installation appears to be an excel- 
lent investment if it prevents just 
one fire from getting started, so 
that the fire department would not 
equired to saturate the stack 
large volume of water. When 
thia shed is full the approximate 
valuation of the hay is $6,700. 


Cost Estimate: 

300‘ of 3" ID gaivanized pipe 
@ .90 $270 
hydrants @ $12.50 25 
saddies @ $16 32 
Supervision 60 
Inmate pay 12 
$399 


The Committee recommends approval of these four items for 
farm improvements in the amount of $1,825, as budgeted. 
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CALIFORNIA INSTITUTION FOR MEN AT CHINO 





1, Area Lighting for Corrals and Calf Barn $6,000 











This is needed for safety and security since consider- 
able time is spent during darkness in dairy operations. 
A transformer is to be moved and 14 poles installed 
with necessary wiring and fixtures. This is to be 
done by contract 









2. Can Washer $6, 267 



















The increased volume since taking over the Metropoli- 
tan State Hospital herd and the use of more 3-galion 
cans have made it essential to have a can washer with 
sufficient capacity and condition to perform its function 
effectively. Purchase will be on an installed basis. 


Both of these items were approved on the 1958-59 Bud- 

get, but were deferred to provide money for the cream- 

ery building and equipment which was also in the 1958- i 
59 Budget. Errors in estimating and change to supervision 

by the Division of architecture necessitated these addi- 

tional funds. 


The Committee recommends approval of both of these 
iterns in the amounts budgeted. 


3. Construct Dairy Cow Shelter $4, 130 
Severe Santa Ana winds and hot weather make it neces- 
sary to provide proiection for the milking herd. The 
shelter will be built by inmate labor with concrete block 
walis and a metal shed roof. The size will be 96’ x 20'. 


Cost Estimate: 


Materials $3, 500 
Labor, supervision, etc. 630 
$4, 130 


When this item was initially presented, the Committee 
was left with the impression that the proposed struc - 
ture would not conform with commercial types of cow 
shelters in that the structure would have a ten foot eave 
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California Institution for Men at Chino (Continued) 
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3. Construct Dairy Cow Shelter (Continued) 


and that the concrete block walls would be solid from 
the foundation to the eaves. After reviewing this 
project at the site, the Committee was assured that 
the structure could and would be constructed without 
the eave and that the concrete block walls would not 
exceed five feet in height. 


With this assurance, the Committee recommends 
approval of the project in the amount budgeted, with 
the understanding that any savings accomplished will 


revert 


DEPARTMENT OF EDUCATION 


FRESNO STATE COLLEGE 
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i, Move Hammer Field Equipment $12,500 


This project includes the removal of all salvable 
equipment and materiais from Hammer Field ranch 
before abandonment. it is estimated that materials 
valued at over $30.000 wili be recovered. The Com- 
mittee understands that insofar as possible student 
labor will be used on this project 


Cost Estimate 
Remove and install feed mill 

(2 - 60-ton, steel grain tanks, with 

elevator, motors, and dump grate) 
Remove five pumping plants , 500 
Remove fences, posts, irrigation pipes, 

etc. 3,050 


Fuel and misc. materials 450 
$12,500 


College officials pointed out that Hammer Field will 
be retained at least until July 1, 1961, and that its 
ultimate release date will be contingent upon the suc- 
cess of the College in the acquisition of property to 
replace Hammer Field. The same officials, in res- 
ponse to a question by Senator Rattigan, pointed out 
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Fresno State College (Continued) 










1. Move Hammer Field Equip:nent (Continued) 


that the materials to be salvaged at Hammer Field 
could not be used on either the swine fence unit or 
the proposed additional shelter to the horse barn. 
However, the Committee was assured that all equip- 
ment salvaged would ultimately be used on the exist- 
ing property or on the property proposed for 
acquisition 










The Committee recommends the approval of this item in the 
amount budgeted 







2. Construct Swine Fence $3,316 
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This is the first phase of a program to provide con- 
crete fences and feeding floors for the swine unit. 
The present unit requires considerable repairs and 
maintenance, as well as being hard to keep in a sani- 
tary condition. A request for completion will be made 
in 1961-62. This phase i cludes 710 ft. of concrete 
walis 36" high, 2,800 sq. .t. of concrete floor, pipe 
gates, removal of present wood fences, etc. The 
Committee understands that this project will be accom- 
plished using student labor. 


















Cost Estimate: 


me ee ee 


Concrete walis and fences, 27 cu. yds. $1,620 
Concrete floors, 2,800 sq. ft. i, 120 

{above includes forms, reinforcing, etc.) 
Pipe for posts, gates, 2", 200 ft. 76 
Removal of fencing, etc. - labor 500 
$3, 316 


The Committee recommends approval of the project in the 
amount budgeted. 


3. Add Shelter to Horse Barn $3, 264 
This project, to be accomplished by contract, is planned 

to provide shelter from hot sun and rain to enable 

classes to work with the horses in any weather. A 
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Fresno State College (Continued) 
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3. Add Shelter to Horse Barn (C ~ontinued) 
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pipe tie rail will be included to make the handling of 


$3, 264 






ther thorough discussion of this project and 

-d for a quarter-horse program at Fresno 
ece, it wac recommended that the item be 

rereferred to the Committee for reconsideration at 

























CALIFORNIA STATE POLYTECHN COLLEGE--SAN LUIS OBISPO CA MPUS 
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1. Construct Parts and Storeroom at the Farm Shop $6, 327 
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This project provides for the construction and the 
equipping of a 20' x 47' parts and equipment store- 
room, It also includes two small offices adjacent to 
farm repair shop. This project is needed as exist- 
ing storage facilities for parts and equipment are 
grossly inadequate. 


Cost Estimate: 


ie ae + ren ee ee 


Construction 
Material to construct 20' x 47 


storeroom and offices $1, 500 
Paint 100 
Purchase metal sheives and 

storage bins 1,400 
Move and reset existing shelv- 

ing and bins 200 
Labor to construct and pairt 

structure 1,870 

$5,070 


Electrical: 


3 fluorescent fixtures @ $40 $ 120 
8 fluorescent fixtures © $30 240 
Wire and misc. fittings 150 





Student labor 
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California State ~ol tytechnic College--San Luis Obispo Campus {Continue d) 
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(Continued) 
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Constru: >t EG ‘arts and Storeroom at the Farm Sho 
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Purchase and install Reznor 

type heater $ 250 
Purchase 2 electric heaters 
@ $20 













10% State Employees’ Retirement 
System $ 207 






Total $6, 327 






The Committee recommends approval! of this project in the 
amount budgeted. 



























2. Construct and Equip Bull Barns and Pens $18, 850 
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The beet bull barns and corrals are needed to provide 
shelter and corral space for herd bulls and young 
bulls being raised for student judging classes. At 
the present time no shelter space is available for 
handling bulls during the off range season. 


The project will provide approximately 3,800 square 
feet of shelter space. in addition, 1,200' of 2" pipe 
fences with 4"' posts and 6" corner posts are needed 
for the corrals. 


The Committee recommends approval of this project 
the amount budgeted. 


3. Construct Horse Barn $% 8,877 
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This project calls for the construction of a frame 
horse barn and includes a 14' x 36' tackroom and 10 
(14" x 16') double horse stalls with 16' x 20' corrals. 
pace ie needed to supply shelter for student 
project horses that will facilitate carrying on horse 
production program. Use of project horses will faci- 
ruction program and benefit extra-curricular 
activities, At the present time there is an excess of 
dents having horses in areas off campus. The 
ili be constructed by students in the Agriculture 
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California State Polytechtic College--San Luis Obispo Campus (Continued) 
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Construct Horse Barna (Continued) 
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Cost Estimate 
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50 cu. yds, concrete @ $16 cu. yd. $ 
Reinforcing steel and wire 
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Form lumber 


ur 


0) 
; 
> 
™m 


Construction lumber 
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Paint 

Plumbing 400 

Labor ta paint ©00 

Labor and material 

of 2"' pipe fence @ $4 ft i, 600 
i 


10% State Letirement System 110 


en ee 


$8,877 


o 


4. Crops Unit 
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a. Construct ; $90,000 
The proposed crops unit will be of 
metal construction on concrete 
slab, typical of equivalent com- 
rcial operations. The functions 
to be housed include: the cleaning 
and processing of seed produced on 
the college farm and the recleaning 
of seed for demonstration and test 
plot plantings; washing, grading 
sizing, and packing of fresh fruits 
tables: the extraction, fil- 
tering, and bottling of honey; the 
storage, maintenance, and repair of 
pment and 
tools used in the crop area Three 
stock Butler buildings fitted together 
in a U-shape; one 120' x 32'; one 80 
x 


> -) . . 
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‘ Miscellaneous improvements $ 4,420 
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4. Crops Unit (Continued) 
x 20' lath house, one 9' x 
house, one 8' x 10° two- 
r house, and one 4' x 10 
are included in this item 


It should be pointed out that the $90,000 figure as originally 
budgeted to construct the crop unit was rather arbitrary in 
view of the fact that at that time the State Division of Archi- 
tecture had not submitted a firm cost estimate. At the time 
the Committee met to consider this item, college officials 
stated that the Division of scehetrsio gona had recently esti- 
mated that the cost of the project wou!d approximate 
$152,000. With this in mind, and copnisnnt of the press- 
ing need for this project, the Committee recommends app- 
roval of the construction of the project in principle, in the 
amount of $90,000, The Committee also recognizes that 
an augmentation will no doubt be necessary and understands 
that officials of the College, the Department of Finance, the 
Division of Architecture, and the office of the Legislative 
Analyst will thoroughly review this entire project, includ- 
mounts initially budgeted for equipment and for 
aneous improvements, and will report their find- 


, me 
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Install Septic Tanks 

This request is to replace two old septic tanks at Ser- 
ano Ranch and Peterson Ranch by installing two new 
1,200 gailon capacity reinforced concrete septic tanks 

each with 300 feet of 4"' orangeburg leaching line. 


Cost Estimate: 


a re me ree ee 


cnaterial for 2 septic tanks 
Transite Mix Concrete @ 


rock for leaching 
~~ 


ss 
08 ft. 
¥ i s ° <w2 irs) Le 
ngeburg pipe @ . 40 ft 
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exforated orangeburg pipe 
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California State Polytechnic College--San Luis Obispo Campus (Continued) 













5. Install Septic Tanks (Continued) 
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Miscellaneous cast iron and orangeburg 








fittings $ 100 
Form lumber {one tank) 40 
Labor to construct two septic tanks 1,100 
760 LF ditching, laying gravel and pipe, 

back fill @ $1. 50 ft. 1, 140 
4% sales tax 50 
10% State Employees' Retirement System 224 

$3, 680 





















The Committee recommends approval of this item as budgeted. 


6. Provide Cattle Loading Chutes $515 
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This project provides for the construction of two 

adjustable height cattle chutes, one in the corner of a 

corral at the State Dairy Unit and one at Cheda Ranch. 

No loading facilities are now available. : 


Cost Estimate 


Lumber $310 
Paint 50 
Hardware 100 
Labor to paint 50 
10% State Employees' Retirement System _—5 

$515 


The Committee recommends approval of this project in the 
amount budgeted. 


The following are progress reports on two items at the San Luis Obispo 
Campus in which the Committee has had a continuing interest: 


iC) 


amp San Luis Obispo 
1. State lease - the lease agreement in which the college 

would lease 122.6 acres of land owned by the State Military 
Department had been signed by the college and submitted to Sacra- 
mento. The college reported that they have planted the area and 
expect to be able to pay the $980 annual rental to the State Military 
Department. 
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California State Polytechnic Coliege--San Luis Obispo Campus (Continued) 
Camp San Luis Obispo (Continued) 







2. Federal lease - Negotiations on the federal lease have been 
slow. The lease is under consideration by the Sixth Army and the 
State Department of Finance has been requested to follow up on this 
matter. This land, consisting of 151.1 acres of crop land and 451 
acres of range land, is to be leased by the college from the Fede- 
ral Government (in addition to the 122.6 acres of State land men- 
tioned above) in liew of purchasing additional land out of the 
$500,600 appropriated by the Legislature - Chapter 1582, Statutes 
1957, as extended in Section 10.1, Budget Act 1960. 

























CALIFORNIA STATE POLYTECHNIC COLLEGE--KELLOGG-VOORHIS CAMPUS 
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1. Soil Science Storage Building and Irrigation Facilities $1, 265 


om 





oe 


The Soil Science Department will construct a storage 

building and develop irrigation facilities at its field 

laboratory site. The building will be used to store 

and protect supplies, and to previde a suitable work . 
area for students to prepare their materials. 


The proposed building is a 14 x 20 x 8 wood frame 
with aluminum roof and siding, placed on a concrete 
siab, It is proposed that actual construction of this 
building be done by students taking carpentry and 
concrete classes, under supervision cf an instructor. 
Some hired labor will also be required. 


These facilities are needed by the Soil Science Depart- 

ment to provide an outdoor instructional area where 

plants can be grown under different conditions of fer- 

tility, salinity, and soil management. The field labora- 

tory will be used by students in Soils, Soil Conservation, 
il Management, and Advanced Soil 


rs 


2 ty’ 


Fertilizers, Soi 


Management 


Cost Estimate: 

Materials 

Lumber $ 228 
Aluminum 244 
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California State Polytechnic College--Kellogg-Voorhis Campus (Continued) 
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Soil Science Storage Building and Irrigation Facilities (Continued) 











Concrete $ 52 
Hardware, paint, miscellaneous 146 

Sub Total $ 664 
Labor 601 






$1,265 






The Committee recomimends approval of this project in the 
Amount budgeted 










Ornamental Horticulture Saran Screen Shelter for Glass 
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Houses $715 


ee ee ee 








The present lath-house, 40' x 60', is not adequate 

to house or hold the plant material now produced by 
the classes in the Ornamental Horticulturai Depart- 
ment, This material is needed for class work, and 
for the use of the grounds department for the campus. 





















As the commercial firms are now using the saran 
screen houses, it is desirable to install structures 

of this nature on the Ornamental Horticulture Unit 

as they become necessary. The modern saran screen 
house is considerably cheaper than the metal lath 

(35¢ as compared to $2 per sq. ft.}. In addition to 
this, there is a more uniform shading and no prob- 
lem from drip. 


This screen house wili increase the use of the area 
at the Ornamental Horticulture Unit by placing the 
liner and growing stock next to the glass houses 
They will further reduce the heat and glare of the 
black tep between the houses. 


Cost Estimate: 


em nm me ns er 


Materials: 

Saran screen $3060 

Lumber 165 

Wire 125 
Sub Total $590 






Labor 





The Committee recommends approval of this item as budgeted. 
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California State Pc Polytechnic _College--Kellogg- Voorhis Campus | (Continued) 
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3. Construct Agricultural Classroom Building $1, 181,000 


_—-- 
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This building will provide capacity for 396 FTE to 
serve the enrollment in agriculture, It contains class- 
room. laboratory, office, and auxiliary room space 
for Animal Husbandry, Agricultural Management and 
ales, Crops and Fruit Production, Landscape Archi- 
tecture, Ornamental Horticulture, and Services and 
inspection. At present, temporary facilities are being 
used. In 1970 it is estimated that 1,125 FTE will be 
enrolled in Agriculture 

















The building will have 5 classrooms, 11 laboratories, 
epartment head offices, and 17 two-man 


conference room, and auxiliary and special 
purpose rooms as reguired 





6 single 





en 


offices, 










Cost Estimate: 


ee ee eee 

























General construction $ 484,400 3 
Heating and ventilating 127,500 
Plumbing 47,000 
Electrical, etc. 79,800 
Site development 47,900 
Utilities 34,400 
Equipment (Group!, li, and Ifl) 173,500 


Plane, inspection, retirement, contingencies 192,500 
Estimated Total ‘less (‘$6,000 prelim. 
plans} $1,181,000 


The ae ee recommends approval of this project in the 
amount budgeted 


The following are progress reports on four items at the Kellogg Campus 
in which the Commiitee has had a continuing interest: 


Meats Processing Building 


Re: ree ES = EN ET 2 RN ee OR te 


The Committee, i 959, recommended approval of this project in 
00 as budgeted, with the understanding that at 
the request of the Col Lege it will be subject to revision by college 


officials and officials of the Division of-Architecture for reduction 


the arnount of $19! 


in cost. In commenting on this item when the Committee met at 
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California State Polytechnic College--Kellogg-Voorhis Campus (Continued) 


Meats Processing Building (Continued) 





the Kellogg Campus on April 22, 1960, College officials pointed 
out that the original estimate of $198,39G had proved to be in error 
and that the actual estimate was closer to $240,000. It was fur- 
ther pointed out, however, that after a series of meetings with 
officials of the Division of Architecture, it was possible to reduce 
the cost for this project to a firm estimate of $188,821. It was 
agreed that no further action was necessary on this facility, which 
had previously been approved by the Committee. 
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The Temple Avenue land transaction proposal, in which the Com- 
mittee played an important part in resolving, is progressing satis- 
factorily but slowly. College officials reported that a full agreement 
has been reached between the Director of Finance, Director of Edu- 
cation, the President of the College, and the W. K. Kellogg Foun- 
dation. In effect, the 161.36 acres of land to be purchased for the 
College would be the first step. This purchase negotiation hinges 
upon the Property Acquisition Division of the State Department of 
Finance and a telegram was read which indicates that the purchase 
was imminent. The County of Los Angeles is anxious to acquire 

the 9.39 acre Temple Avenue right-of-way to begin construction, 

but this cannot occur until after step 1 is completed. Finally, step 

3 will be the sale of severed College land {156. 16 acres) within five 
years of the completion of Temple Avenue, in order to repay the 
State for the land purchased in step 1. 



















Water 


Negotiations are still underway to purchase the long-term domes- 
tic and irrigation water supply. It appears that the College will be 
able to purchase their long-term irrigation water from either the 
City of Pomona or the Pomona Valley Municipal Water District at 

a cost approximating $10 per acre foot, as contrasted with the Met- 
ropolitan Water District which is estimated to be $50 per acre foot 
in the near future. ‘The irrigation water will probably be obtained 
from the effluent treatment plant of Pomona. 


Pacific State Hospital Land 


ee ee 





In 1955, the full Committee recommended that farming operations 
at Pacific State Hospital be abolished, and that arrangements be 
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California State Polytechnic Colicge--Kellogg-Voorhis Campus (Continued) 





Pacific State Hospital Land (Continued) 






made to lease the land to California State Polytechnic College on 
terms mutually satisfactory to all agencies concerned. In com- 
menting on this matter at the meeting held on the Kellogg Campus 
on April 22, 1960, College officials pointed out that the College is 
in the fourth year of a five~year lease of using land belonging to 

the Pacific State Hospital. The Committee received an oral report 
that indicated that the lease was a satisfactory arrangement ‘5 both 
parties. Representatives of the Department of Mental Hygiene were 
not in attendance at the meeting so their long-term plans for the 
usage of this property were not disclosed. The College indicated 
that if the property were to be declared surplus to the needs of the 
Hospital that the College be given first consideration as a future 
user, as the land was very valuable agricultural property. This 
was generally the recommendation made by the full Committee 
when the matter was reviewed in 1957. The College reported 

their building program was using much of their existing land. 
























DEPARTMENT OF MENTAL HYGIENE 


AGNEWS STATE HOSPITAL 
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1. Improvements to Hog Ranch Sewer System $4, 000 
This project is to replace an open trough with a 
sewer line which will] eliminate a fly, vermin, and 
rodent preblem; improve the maintenance operation; 
and improve the odor problem. This will complete 
the project started from funds allocated in the 1957- 
58 Budget. 


Cost Estimate: 


Material $ 877. 34 
Labor _3, 110.60 
$3. 987.94 


The Committee recommends approval of this project in the 
amount budgeted 
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CAMARILLO STATE HOSPITAL 





Paving at Dairy $ 1,500 


This project as initially presented to the Committee 
would have provided for the paving of the holding pen 
at the milk parlor, 2 loading chute, and a feeding 
apron. Institution officials pointed out that in their 
present condition these areas provided very poor foot: 
ing for the animais, and that many valuable animals 
had been seriously injured by falling. It was further 
pointed out thet in wet weather some areas become a 
morass and full of potholes and cleods when dry. Dur- 
ing wet weather the unpaved area is almost impassabie 
to the feed trucks. 


As initially presented to the Committee, this item 
was budgeted in the amount of $3,230; materials, 
52580, labor, $650. The Committee, after very tho- 
roughly reviewing this item, recommended that the 
paving for the loading chute and feeding apron be 
deleted, and that the project be reduced in amount to 
$1,500 to provide only for the funds necessary to pave 
the holding pen at the milk parlor 


Install Silo $14, 000 








Present pit silo is not lined. Therefore, there is 
much spoilage of silage, Earth crumbles and falls 
inte the pit, making it almost impossible to keep the 
Silage clean. Side crumbling also causes enlarging 
of the pit and creates an inefficient and wasteful ope- 
ration. Improved storage of silage will eliminate 
spoilage and reduce the quantity of supplemental hay 
purchased. 


Cest Estimate: 


Ne ee ee re 





Contract $14,000 


Because the information relative to both the purported 
inadequacies of the existing silo and the need, design, 
and location of the proposed silo were inadequate, it 
was recommended that this item be rereferred to the 
Committee for reconsideration at a later date. 
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PATTON STATE HOSPITAL - 


1. Instali Two Exhaust Fans in Milking Barn 
This installation was requested by the Milk Inspector 
of San Bernardino County Department of Public Health 


During the summer months the milking parlor is 
extremely hot, stuffy, and sticky because of exces- 
sive rnoisture in still air. Such atmosphere increases 
the fly problem and causes an undesirable sanitation 
condition, An adequate circulation of air will alleviate 


these conditions. 


Cost Estimate: (On an installed basis) 


Material $1,337 


Labor - 463 
$1,800 


The Committee recommends approval of this project in the 
amount budgeted. 





